ENGINEERING CHANGE NOTICE 
DARTAEROSPACELTID 


,... 
Date: 
11.04.12 
IJob No.: 
ENG1107 
ADRYeslNo: 
I 
N 
ADRDate: 
'fIIIA 
Product No.: 
D350-636-047 
Created By: 
~ 
Approved By: 
/\M 
Product Name: 
RUN-ON LANDING WEARPLATE 
Checked By: 
00-­ 
General Manager Approval: 
~11- 
553 


J 
Distribution 
Reqd 
Resp 
Initial I Date 
Production Manager 1Coord. 
Y 
LUMF 
Purchasing Coord. 
N 
Production Engineering Coord. 
Y 
DD/EC 


Distribution 
Reqd 
Rap 
Initial I Date 
DQA 1QA Coord. 
N 
ac Coordinator 
Y 
ED/JM 
Customer Technical Support 
Y 
OS 
Marketing 
Y 
SW 


Cu&omerOrderP~ssing 
N 


Reason for Change: 
PAR11-n - FACILITATE MANUFACTURING 1REDUCE MANUFACTURING coins. 


Documents Affected: 
RELEASE 04154 &04155 REV. B 


PARTS MUST COMPLY 
PREVIOUS PARTS SATISFACTORY 
D 


# Quality Assurance Actions 
Reqd 
Resp 
Notes 
Complete 


1 Notify Previous Customers 
N 


2 Notify Eurocopter France 
N 


3 


# Engineering ActIons 
Reqd 
Resp 
Notes 
Complete 
4 Required DocumentsiDrawings Under Review 
Y 
MB 


5 Update Master Document List (MOL) 
N 
WILL UPDATE WVRELEASE OF IIN-D350-636 REV. I 


6 Update Product Compatability Matrix 
N 
7 Create Eurocopter Form (FEE) 
N 
8 Notify TC 1FAA of Change 
N 
9 


# Document Control Actions 
Reqd 
Rap 
Notes 
Complelfl 
10 Move Electronic FilesiDesign Journal 
Y 
KJ 
II, nllU:3 q.ty 


11 Update Product Specification Files 
N 
12 Update Approved/Preliminary Owg PDF Files 
Y 
KJ 
It ,Olid?J "'i~ 
13 Update Document Record (DR) 
N 
WILL UPDATE WVRELEASE OF IIN-D350-636 REV. I 
'-../ 


14 Update Product Development Summary 
N 
15 Update aSI 021 and/or STC Approval List 
N 
16 Update Parts 1STC Database 
N 
17 Update 1Verify ARC Database 
N 
18 Create 1Update Change Record Form 1Hem Card Database 
Y 
KJ 
SEE BELOW. 


19 Create 1Update PPP's 
Y 
KJ 


20 Red Decals required? 
N 


21 Update Document Control Database 1Laminated Owgs 
N 
22 Update Grey Project 1Electronic Binder PDF Files 
N 
'" 
23 Update D-PartlM-DrawinQ/DSI/DEO Master Binders 
Y 
KJ 
\I ()EI. I~ "'tI().. 
24 
(j 


Description 1Action: 
UPDATE CHANGE NUMBERS AS FOLLOWS: 
- D350-636-015/-016/-017l-0181-047/-215/-216/-2171-218 =CHG 002 


ECN Verified &Complete: ________ 
Date: ________ 


H:\Forms\Engineering\approved online eng\ECNrevR.xls 


